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Same Data. Simplified. 


Enjoy the convenience and efficiency of accessing your costs anywhere: 
= Skip the multiplier by setting your location 


@ Quickly search, edit, favorite and share costs 
w Stay on top of price changes with automatic updates 


Discover more at rsmeans.com/online 


No part of this cost data may be reproduced, stored in a retrieval system, or transmitted in any form or by any means without prior written 
permission of Gordian. 


A10 Foundations 


A1020 Special Foundations 1 


@) Caisson Systems are listed for three 
applications: stable ground, wet ground 
and soft rock. Concrete used is 3,000 
p.s.i. placed from chute. Included are a 
a bell at the bottom of the caisson shaft (f 
ii applicable) along with required 
elute excavation and disposal of excess 
excavated material up to two miles from 
job site. 


The Expanded System lists cost per 

caisson. End-bearing loads vary from 200 
she Kips to 3,200 Kips. The dimensions of the 

Sram caissons range from 2' x 50’ to 7’ x 200’. 


Please see the reference section 
for further design and cost information. 


System Components COST EACH 


‘SYSTEM A1020 310 2200 

CAISSON, STABLE GROUND, 3000 PSI CONC., 10 KSF BRNG, 200K LOAD, 2’X50’ 
Caissons, drilled, to 50’, 24” shaft diameter, 116 C.Y/LF. 

Reinforcing in place, columns, #3 to #7 

4’ bell diameter, 24” shaft, 0.444 CY. 

Load & haul excess excavation, 2 miles 


‘COST EACH 
A1020 310 Caissons ar = 
Caisson, stable ground, 3000 PSI conc, 10 KSF brng, 200K load, 2'-0°x50'-0 6; 

2400 400K load, 2’-6°x50'-0" 4,225 
2600 800K load, 3'-0°x100-0" 10,725 
2800 1200K load, 4'-0"x100'-0" 15,975 
3000 T600K Toad, 5'-0"x150'-0" 31,300 
3200 2400K load, 6'-0°150'0" 43,800 
0 3200K load, 7'-0°x200'-0" 73,800 
5000 Wet ground, 3000 PSI conc., 10 KSF bmg, 200K load, 2-0°x50'0" 3,165 
5200 ‘400K Toad, 2'-6°x50'-0" 3,700 5,350 
5400 800K load, 3'-0°x100'-0" 14,325 

5600 1200K load, 4'-0°x100'-" mie] 
5800 1600K load, 5'-0°x150'0" 52,600 
6000 2400K load, 6'-0'150'" 68,800 
6200 3200K load, 7'-0'x200'0" 115,300 
7800 Saft rock, 3000 PSI conc., 10 KSF bing, 200K load, 2'-0"50'0" 19,390 
8000 400K load, 2'-6°x50'-0" 22,650 
8200 BOOK Toad, 3'-0"x100'0" 59,475 
8400 1200K load, 4’-0'x100.0" 87,750 
8600 T600K load, 5'-0'x150'0" 181,800 
2400K load, 6'-0'x150'0" 25,200 194,500 219,700 

320K load, 7'-0'x200'0" 311,500 
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For customer support on your Heavy Construction Costs with RSMeans data, call 800.448.8182. 


Construction 
A2010 Basement Excavation 


Pricing Assumptions: Two-thirds of 

ft excavation is by 2-1/2 C.Y. wheel 

iz mounted front end loader and one-third 
pe by 1-1/2 C.Y. hydraulic excavator, 


‘Two-mile round trip haul by 12 C.Y. 
tandem trucks is included for excavation 
wasted and storage of suitable fill from 
excavated soil. For excavation in clay, all 
is wasted and the cost of suitable backfill 
with two-mile haul is included. 


3 Sand and gravel assumes 15% swell and 
: compaction; common earth assumes 25% 


System Components 


SYSTEM A2010 110 2280 
EXCAVATE & FILL, 1000 S.F., 8” DEEP, SAND, ON SITE STORAGE 
Excavating bulk shovel, 1.5 C.¥. bucket, 150 cy/hr 
Excavation, front end loader, 2.1/2 C.Y, 

Haul earth, 12 C.Y. dump truck 

Backfil, dozer bulk push 300’, including compaction 


A2010 110 


Building Excavation & Backfill 


2220 | Excav & fil, 1000 S.F,, 4 sand, gravel, or common earth, on site storage 


5 , swell and 15% compaction; clay assumes the building (as required for isolated 
re Une of 40% swell and 15% compaction Spread footings, strip footings, etc.) are 
Ads Excavation (non-clay). included in the cost of the appropriate 
component systems. 


2240 Off site storage 1.68 1.68 
2260 Clay excavation, benk run gravel borrow for backfill 2.05 2.54 4.59 
2280 8' deep, sand, gravel or common earth, on site storage 6.7/5 6.75 
2300 i 


In general, the following items are 
accounted for in the costs in the table 
below. 


1. Excavation for building or other 
structure to depth and extent 
indicated. 

2. Backfill compacted in place. 

3. Haul of excavated waste. 

4. Replacement of unsuitable material 
with bank run gravel, 

Note: Additional excavation and fill 

beyond this line of general excavation for 


COST PER S.F. 


TOTAL 


Off site storage 14.30 14,30 
p22 | Clay excavation, bank run gravel borrow for backfill 8.30 11.85 20.15 
2340 16" deep, sand, gravel, or common earth, on ste storage a a T640] 18.40 
2350 Off site storage 35.50 35.50 
2360 Clay excavation, bank run gravel borrow for backfill 23 30.50 53.50 
3380 4000 S.F., 4" deep, sand, gravel, or common earth, on site storage 62 62 
3400 Off site storage 116 116 
3420 Clay excavation, bank run gravel borrow for backfill 1,05 1.29 2.34 
t 3440 8" deep, sand, gravel, or common earth, on site storage =r Tee 466 
3460 Off site storage 8 8 
3480 Clay excavation, bank run gravel borrow for backfill 


4660 Clay excavation, bank run gravel borrow for backfill 
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16’ deep, sand, gravel, or common earth, on site storage 

Off site storage 21.50 21.50 
3540 Clay, excavation, bank run gravel borrow for backfill 10.15 16.85 27 
4560 10,000 S-F, 4° deep, sand, gravel, or common earth, on site storage 35 35 
4580 Off ste storage 69 69 
4600 Clay excavation, bank run gravel borrow for backfill 64 79 1.43 

[ise| ___ ave or common earth, on site storage = q co | 

4640 Off site storage 6 6 


4680 16" deep, sand, gravel, or common earth, on site storage + <i 9 9 
4700 Off site storage 15.15 15.15 
4720 Clay excavation, bank run gravel borrow for backfil 6.10 12.50 18.60 


For customer support on your Heavy Construction Costs with RSMeans data, call 800.448.8182. 


0 Basement Construction 


A2010 Basement Excavation 
Building Excavation & Backfi Post FER SE 
30,000 S.F., 4" deep, sand, gravel, or common earth, on site storage 
5760 Off site storage 
5780 Clay excavation, bank run gravel borrow for backfill 
5800 @ deep, sand, gravel, or common earth, on site storage 
5820 Off site storage 
5840 Clay excavation, bank run gravel borrow for backfil 
5860 16! deep, sand, gravel, or common earth, on site storage 
5880 Off site storage 
5900 Clay excavation, bank run gravel borrow for backfil 
6910 100,000 S.F., 4" deep, sand, gravel, or common earth, on ste storage 
6920 Offsite storage 
6930 Clay excavation, bank run gravel borrow for backfil 
6940 8 deep, sand, gravel, or common earth, on site storage 
6950 Of site storage 
6960 Clay excavation, bank run gravel borrow for backfil 
6970 TO’ deep, sand, gravel, or common earth, on site slorage 
Of site storage 
Clay excavation, bank run gravel borrow for backfil 
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